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I t tebween 9 and 17 September 19^1» no aircraft wore observed. at bernouehen airfield«* 
laly the oastemmost hangar was open* Qn lU and 17 September,, howevor* the noise 
lirc raft engines being racod was heard from the field« No flying activity 
lau o'kserv-ed»* 5, 

2*» ibout 600 to ÖQD S 0 viet iL ±r Force r.ien wero stationed at the field* -*** Accordingto 
a baker» ab aut 6f>0 kg of brond wero delivered to the Installation daily«,^^^BB 
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3o The rimv/ay was conpleted excopt for a otrip of about 20 noiors in line nith the old 
spur tracko ixmt IpO Bieters of a taxiway beginnin g at the east end of the run -ay 
tvas concreted^ but elevation differonces of up to about 10 neters still hacl to bo 
XevreXed tefore the tmriv/ay could bo exten&cd« Troo stenm shovels werc used for this 
vork«, The first third of the taxiway starting at the west end of the runway was 
top -od arith concreto 0 About 300 neters of tho drainage ditches south of the runway 
rare rilled with oarth ß About 700 meters of the new spur track was complotod* 
live cranos were in Operation at tho loading ramp in tho aorthern section of tho 
fiele.,. 
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BB Coi nnent * The Information is believed credible since sons h anpars are 
c^ccupied by Hb~2s which are occasionally sorviced* The aireraft are aseignod to the 
two borabor reginents stationed in Jueterbog* and v/ero replaced by type~27 planes* 
uait has been stationed in .erneuet ;en to dato» 

M Co ra’: le nto No Information has been received on the type of the air force units* 
ITie^presence "of these units indicates that tho field is to he reoccupied by an air 
unit upon conolotion of construction werk* 

mm C ffri^ e noo The infor lation on construction agrees mth tho infomation by other 
noureos* It is inferred from the report that the rumvay and taxiway will probat ly 
he complotad by the first half of Jctobor» 







